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things ratified, confirmed and approved. Two (2) copies of said 


/ 





SPECIAL ORDINANCE NO. s-/604) 


AN ORDINANCE approving the Water 
Contract 87-XP-1, Hoevel Road (Mc- 
Kinnie Ave. Ext.) to Mever Rd. 

Water Main Extension, between Setzer 
Excavating, Inc., and the Citv 

of Fort Wavne, Indiana, in connection 
with the Board of Public Works 


| 
BILL NO. S-87-06- // 
and Safety. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That the Water Contract 87-XP-1, Hoevel 
Road (McKinnie Ave. Ext.) to Meyer Rd. Water Main Extension, 
by and between Setzer Excavating, Inc., and the City of Fort 


Wayne, Indiana, in connection with the Board of Public Works 





and Safety, for: 


an extension of 16' water main 
beginning with existing 12" water 

main on McKinnie Ave. at Bueter 
Avenue, eastward on Hoevel Road 
(McKinnie Ave. Ext.) to Meyer Rd., 
then southward on Meyer Rd. a distance 
Ot 1 Sse LIR. 





the Water Contract price is One Hundred Seven Thousand Nine Hundred 
Fifty-Nine and 92/100 Dollars ($107,959.92), all as more particu- 
larly set forth in said Water Contract, which is on file in the 

Office of the Board ‘of Public Works and Safety and, is by reference 


incorporated herein, made a part hereof, and is hereby in all 


Water Contract are on file with the Office of the City Clerk 

and made available for public inspection, according to law. 
SECTION 2. That this Ordinance shall be in full force 

and effect from and after its passage and any and all necessary 


approval by the Mayor. 


A 


e qe _7 

Eno fin femm 
Councilmember 
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City Attorney 
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SANDRA E. KENNEDY, CITY CLERK 
Passed and adopted by the Common Council of the City of PORER 

Wayne, Indiana, as (ANNEXATION) — (APPROPRIATION) — (GENERAL) 

(SPECIAL) (ZONING MAP) ORDINANCE (RE IN) oI CO a 


on the ASAS day of 
A as i 
















SANDRA E. KENNEDY, CITY CLERK 

Presented by me to the Mayor 

on the LA day of 
0——Z—— 


at the hour of biog 


ort Wayne, Indiana, 


Fass a gee 


>, 





SANDRA E. KENNEDY, CITY CLERK 


Approved and signed by me this aa 


19 ate $ at the hour of 





ta PET 
Ai: Appr. 


TITLE COF ORDINANCE Water Contract 87-XP-1, Hoevel Road (McKinnie Ave. Ext) 
to Meyer Rd. Water Main Extension 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 





SYNOPSIS OF ORDINANCE . Water Contract 87-XP-1, Hoevel Road (McKinnie Ave. Ext 
to Meyer Rd. Water Main Extension, is for an extension of 16" 
water main beginning with existing 12" water main on McKinnie Ave. 
at Bueter Avenue, eastward on Hoevel Road (McKinnie Ave. Ext.) to 
Meyer Rd., then southward on Mer Rd. a distance of 17550 L. Ez 


Setzer Excavating, Inc., is the Contractor 


ES AS y 























EFFECT OF PASSAGE Improved water conditions at above location. 








EFFECT OF NON-PASSAGE 








MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) 5107,959,92 





ASSIGNED TO COMMITTEE 








IIIA SY a 


SCHEDULE: 
Board of Public Works and Safety 


The contractor agrees to furnish at his/her/its own cost 
all labor, insurance, materials, equipment, and power for the 
complete performance of the following project: 

WATER CONTRACT NO. 87-XP-1 
Extension of 16" water main beginning with existing 12" water main on McKinnie Avenue 
at Bueter Avenue; eastward on Hoevel Road (McKinnie Avenue Ext.) to Meyer Road, then 
southward on Meyer Road a distance of 1,550+ L.F. : 


All work will be performed in accordance with: RÆSA CONTRACT 
87-XP-1 , the IFB, this contract and the applicable plans, specifi- 
cations, and drawings for a TOTAL PRICE of $/0 IAIL IL 
unit prices are applicable, the contractor agrees to perform 
for those unit prices as set forth in the Schedule of Unit Prices 
attached hereto). . 


The work shall be commenced within ten (10) davs after 
The Board issues a written notice to proceed. All work shall 
be completed within 90 davs after issuance of the notice to 
proceed. Those davs which the contractor cannot work because 
of severelv inclement weather shall not be counted. 


O Liquidated Damages Provision. (This clause shall be appli- 
cable to this contract onlv if the box contains a checkmark or an 
“wx",) It is hereby agreed by and between the City of Fort Wayne 
and Contractor that time is of the essence of this agreement 
and the contractor agrees that it will complete the project 
as herein defined on or before days after issuance of the 
notice to proceed. The parties agree that it is a business and 
governmental necessity that the project be completed by this 
date, that it will be difficult or impossible to make an accurate 
determination of the damages that would be incurred by the City 
of Fort Wayne, and therefore provide for liquidated damages in 


the sum of $ per day for each and every day after days 
after issuance of the notice to proceed that the project remains 
uncompleted. The parties agree that the sum of $ per day 


is a reasonable estimate as to the damages which would be 
incurred by the City of Fort Wayne. The parties further agree 
that causes beyond the control of the contractor may delay the 
completion date. Therefore, the parties agree that delays in the 
completion date beyond the control of the contractor shall not 
result in liquidated damages. : 


Delays beyond the control of the contractor can include but 
are not necessarily limited to, the following: Acts of God, 
strikes, lockouts or industrial disturbances, acts of public 
enemies, restraining orders of any kind by the government of 
the United States of America or of the State of Indiana or any 
of their departments, agencies, or officials, or any civil or 
military authority, insurrections, riots, landslides, earth- 
quakes, fires, incapacitating storms, floods, and explosions. 


0.C. 2/85 + ieee | 
B.O.W. Non-Fed 
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WATER CONTRACT NO. 87-XP-1 - 


ITEM 


L 


9. 
10. 
UL. 
12. 


13. 








CITY OF FORT WAYEN, INDIANA 
IMPROVEMENT TO FORT WAYNE WATER UTILITY 


QUANTITY 
3,8704 L.F. 16" 


TLEÉNL-Eo 6" 


EA. TYPE III FIRE HYDRANT ASSEMBLY (ON 16") 


32 EAs 16" 
1 EA. 6" 
1 EA. 16" 
l EA. 16N 
1 EA. 16" 
2 MEA, 16" 
3 

30% L-E = 

1004 L.F. 

17£ S.X. 

1,4004 L.F. 


SCHEDULE OF UNIT PRICES 


DESCRIPTION 
D.I. CL. 50 WATER MAIN 
D.I. CL. 50 WATER MAIN 
BUTTERFLY VALVE W/BOX 
GATE VALVE W/BOX 
x 16" M.J. CROSS (RESTRAINED) 
x 16" x 6" M.J. TEE (RESTRAINED) 
x 12" M.J. REDUCER (RESTRAINED) 


x 45° M.J. ELL (RESTRAINED) 


ASPHALT PAVEMENT REPLACEMENT 
STONE PAVEMENT REPLACEMENT 
REVETMENT RIP RAP 


GRASS RESTORATION 


TOTAL BID 


HOEVEL ROAD-MEYER ROAD. WATER MAIN EXTENSION 


UNIT PRICE 


Z4.4o | 


Il- G 
BO 
300. 9 
i: ola 
go 
340." 
345." 
1526.” 
ma 
1:52 


8. 
,50 





EXTENSION 


44428.“ 


AI Ge 


A080. 


Zoo. E 
Joos 


In submitting this bid, it is understood, that the right ds reserved by 
the Owner to reject any and all bids» and to waive any dafect in any 


bid. 


IN WITNESS WHEREQF: the bidder Ca firm) by its owner(s) named below, 
hereunto set hand(s) and seal this Gay of 13 > 


FIRM NAME 


the bidder (a corporation) has caused this 


IN TESTIMONY WHEREOF, 
affixed its 


proposal to be signed by its President and Secretary, and: 


corporate seal this _20 gay of MAy » 1387. 


A dc eee. EXCAVATING AC. 
NAME OF CORPORATION 





LT Yt 


D. 


Co 





0.0.0 
B.O.W. 





The MBE/WBE firm (cross out inapplicabla pro- 
vision) shall have $ participation (en- 
plovees) t participation (costs) in this 
project. 


Specify the percentage of minoritv/women ownership 
in the MBE/WBE firm 2 (cross out inappli- 
cable provision) 
mpu kng 
The undersigned commits Al' ' 4 of the total bid price 
-as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Fi Address Type of Work 
1. Bay Come tal 639 Sdh Titec Erg 

Le 

3 


Jue COR ELENY 
The undersigned commits % of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 
are the following: 


Name of Firm Address Type of Work 

1. TSH TH. 2801 Conqiencane Packum_ ~ Candseapiry 
2 ti A 

dia 


Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been met. 


is My Company cannot meet the participation 
goals for tha following reasons: j 











24 We have taken the following steps in an 
attempt to comply with these participation 
goals: . 








(attach additional sheets as necessary) 
ntractor JE [Fee Gread Pe Sant rector 
È ; a 
Its 


85 à 2 6. 
Non-Fed 





LA m e e . 

The City's policy is to encourage a greater utilization of 
minoritv and/or female employees in City construction projects. 
The Board has, therefore, adopted a minimum goal of 17% of the 
total work hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks, 
Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) a 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize womén and minority employees on this project. If a 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also bae required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records, 
facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% minority/fe- 
-male participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. 


À A. The undersigned firm certifies that it will emplov 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least 11% of the total 
hours worked on this project. 


B: Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


IL My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 


following reasons: O fa O EAS TAR a 
RATT ME A NR PE. LE IA EA SAS 
G ent E A a E A Es 
OO OOo ess 


0.C. 2/85 I- 7 
B.O.W. Non-Fed 





GN Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 











(attach additional sheets if necessary) 


Contractor De TSEN ExcadcaATINE Fre. 


By ju 
Its este te 
I5.: -Re ed Prevailing Wage Schedule Payments - suant 


to Indiana Code 5-16-7-1. All contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, semi-skilled and 
unskilled laborers, workmen and mechanics. This wage determin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
“wage rates are available for examination by any prospective 
bidder at The Board of Public Works and Safety, 9th Floor, 
City-County Building, Fort Wayne, Indiana. 


If a bidder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on foims 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. The successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3 


16. Site Orjentation. A site orientation (mbkk/will not) 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the day of ike oy 
commencing at ___ o'clock .M. at the site of the project. 


Regardless of whether a site orientation is conducted 
or not, bidders are required to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. The bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. 


O.C. 2/85 Dre 8 
B.O.W. Non-Fed ; 


Bond No Ls 


Fidelity and Deposit Company 
HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 


BID BOND 


KNOW ALL MEN BY THESE PRESENTS: 
That we SETSER EXCAVATING, INC. 


A e UI ESR E A a , as Principal, (hereinafter called the “Principal”), and 
the FIDELITV AND DEPOSIT COMPANY OF MARYLAND, of Baltimore, Maryland, a corporation duly organized 
under the laws of the State of Maryland, as Surety, (hereinafter called the “Surety”), are held and firmly bound 


unto..Board of Public. Works..and.Safetv.of. the. Citsu..of. Fort. Wayne, Indiana ena 
KAS ayers Ore Ge AS BEN ia OA ce ee IT as Obligee, (hereinafter called the ''Obligee''), 
in the sum of...Ten..Percent...of..the..amount..of..the.attached..bid.=..=..-Dollars ($..1OZ..00 Ji 


for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind ourselves, 
our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into 
a contract with the Obligee in accordance with the terms of such bid and give such bond or bonds as may be 
specified in the bidding or contract documents with good and sufficient surety for the faithful performance of 
such contract and for the prompt payment of labor and material furnished in the prosecution thereof, or in the 
event of the failure of the Principal to enter into such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said 
bid and such larger amount for which the Obligee may in good faith contract with another party to perform 
the work covered by said bid, then this obligation shall be null and void, otherwise to remain in full force and effect. 


Signed and sealed this Iwentieth (20th) NA Rem da yop E e O ME AD ee 








Witness 
0 
FIDELITY AND OSIT COMPANY OF MARYLAND ee 
Surety ; 
/ E O Re 
EI ES DA ESAS IE E E II By AA bu a M db: Le... (SEAL) 
Witness Title 


Katrina I.-Waltmire, Attornev-in-Fact 





C325d—150M, 
Approved by The American Institute of Architects, 
A.LA. Document No, A-310 February 1970 Edition. 


Power of Attorney 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN BY THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by Co oMi F PECOT SAIR: , Vice-President, and C. W. ROBBINS l 
Assistant Secretarv, in pursuance of authoritv granted bv Article VI, Section 2, of the Bv-Laws of said Companv, which 


reads as follows: 
"The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 


specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto.” 


does hereby nominate constitute and appoint Theodore G. Hill and Katrina I. Waltmire, both of 
peċatuex Indiana. EACH oi. crete a jla ee taaan sabeis 





its true and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 
its act and deed: any and all bonds and undertakingS........oooo.ooooooo.... 






n execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 

This power of attornev revokes that issued on behalf of Theodore G. Hill, dated, 


January. 9;:1979. 





The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 


IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 


affixed the Corporate Seal of the said FIDELITY AND DEPOSIT COMPANY OF MARYLAND, this ............ iii A day 
87 





As ħati KARIGA, BI 
Assistant Secretary Vice-President 
STATE OF MARYLAND l ss: 
CrrY OF BALTIMORE VI 
On this 18th day of February ,A.D.19 87 ,before the subscriber, a Notary Public of the State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 


said Corporation. 


IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above written. 








Notary Public C 


CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing isa full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed kke said Power of Attorney was one of the additional Vice-Presidents specially authorized by ihe Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 

This Certificate may be signed by facsimile under and by authority of the tollane resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: ''That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 


with the same force and effect as though manually affixed.” 20 
IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this.......4%- Chae day 








nes, -044- 2745 


FOR YOUR PROTECTION LOOK FOR THE F&D WATERMARK 
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NON-COLLUSION AFFIDAVIT 


The Bidder, by its Officers and 


agents or representatives present at the time of filing this bid» being 
duly sworn on their oaths, say that neither they nor any of them have 
in any way» directly or indirectly» entered into any arrangement or 
agreement with any other bidder» or with any public officer of such 
City of Fort Wayne» Indiana» whereby such affiant or affiants or either 
of them has paid or is to pay to such other bidder or public officer 
any sum Of money» Of» has given or is to give such bidder or public 
officer anything of value whatever, or such affiant or affiants or 
either of them has not directly or indirectly, entered into any 
arrangement or agreement with any other bidder or bidders» which tends 
to or does lessen or destroy free competition in the lettering of the 
Contract sought for by the attached bids, that no inducement of any 
form or character other than that which appears upon the face of the 
bid will be suggested» offered, paid or delivered to any person» 
whomsoever to influence the acceptance of the said bid or awarding of 
the Contract; nor has this bidder any agreement or understanding of any 
kind whatsoever, with any person whomsoever to pay» deliver to, or 
share with any other person in any way or manner, any Of the proceeds 
of the Contract sought by this bid. 


ETSE. XCAVAĦN G Fc 


Subscribed and sworn to before me by Hera l dtas 


this /27 day of Dey 5-ISJOL 


SDA PGS NOTARY PUBLIC 
Resident of LEI La) County» IN 





Subscribed and sworn to before me by 
għ Md > ER ANDE a MRE AR US PRO 
this of 19 . 


My Commission Expires! 
A TR E NO A O ny 


NOTARY FUBLIC 
Fesident of County» IN 


Subscribed and sworn to before me Dy AA ARES ME A 
this day of > | 


My Commission Expires? E UE E o a 
NOTARV PUBLIC 


Ag som -B 





Ri 


ARANA a 


r 
ety 


SME 


CERTIFICATION OF NON-SEGREGATED FACILITIES 


Each bidder is required to submit with his/her bid a fully 
executed Certificate of Non-Segregated Facilities. 


CERTIFICATION OF NON-SEGREGATED FACILITIES 


The bidder certifies that he/she does not maintain or pro- 
vide for his/her employees any segregated facilities at any of 
his/her establishments, and that he/she does not permit his/her 
employees to perform their services at any location, under his/her 
control, where segregated facilities are maintained. The bidder 
certifies further that he/she will not maintain or provide for 
his/her employees any segregated facilities at any of his/her 
establishments, and that he/she will not permit his/her employees 
to perform their services at any location under his/her control 
where segregated facilities are maintained. The bidder agrees 
that a breach of this certification will be a violation of the 
Equal Opportunity clause in any contract resulting from acceptance 
of this bid. As used in this certification, the term “segregated 
facilities" means any waiting rooms, work area, restrooms and 
washrooms, restaurant or dressing areas, parking lots, drinking 
fountains, recreation or entertainment areas, transportation, 
and housing facilities provided for employees which are segregated 
by explicit directive or are in fact segregated of habit, local 
custom, or otherwise. The bidders agree that (except where he/she 
has obtained identical certification from proposed subcontractors 
for specific time periods) he/she will obtain identical certifi- 
cation from proposed subcontractors prior to the award of subcon- 
tracts exceeding $10,000 which are not exempt from the Equal 
Cpportunity clause, and that he/she will retain such certifications 
in his/her files. 


Note: The penalty for making false statements in offers is 
prescribed in 18 U.S.C. 1001. 


Date: zd ,19 g Sersze Ed Te. 
7 Meme ot Bidder) 0 o 


Title: hoes. 


Official Address (including ZIP code) : ES, Gout 4 i 
Decatuk, LR 46733 








bs 
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BE + 


ESE ARA a 


It is the policy of Herszn ExcaACATINO FL. that equal 
(Company) 

employment opportunity be afforded to all qualified persons 

without regard to race, religion, color, sex or national 

origin. 


In support of this policy SETSER Excacntrs Tree will not 


(Company) 
discriminate against any employee or applicant for employment 
because of race, religion, color, sex or national origin. 


The Se fez P TET bx will take affirmative action 
(Company) 

to insure that applicants are employed and that employees are 

treated during employment without regard to. their race, 

religion, color, sex or national origin. Such action will 

include but not be limited to: 


RECRUITMENT, ADVERTISING OR SOLICITATION FOR EMPLOYMENT, 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION, SELECTION 
FOR TRAINING INCLUDING APPRENTICESHIP, RATES OF PAY OR OTHER 
FORMS OF COMPENSATION, LAYOFFS OR TERMINATION. 


Se tse Excavating Trz. 
(Name of Company) 






gnature of 
Company Official) 


JS /20/€7 


(Date) 


CERTIFICATION OP BIDDER/VENDOR 


The undersigned, on behalf of Sete ExCAEATING ere 
A IN a b 


, does hereby make the following representations 
RA A an 
to the City of Fort Wayne, Indiana, 


WBEREAS, it is acknowledged that the Common Council 

| of the City of Fort Wayne, Indiana, has passed an Ordinance con- 

demning the apartheig policies of the country of South Africa: 
WBEREAS, Council's ordinance requires that all persons, 

firms or corporations submitting bids to the City, for goods and 


services, certify, as part of the bid, that such ‘entity does not 


support the policies of apartheid in South Africa, 


The undersigned States, on behalf of e PA 


AA a Se nn that 
ES OEA, 


does not support or endorse the Policy of apartheid in South Africa, 


IN WITNESS WEEREOF, this Certification ‘hes been 


a this Zo Gay of Mas, 19 57, 


DT a con 


(Name of Bidder/Vendor) 


Mb Ah. fa 


ramy and Title of Person Signing) 


signed 








AU a 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 


Ti Secey A. Se er » the 
Narhe 


Mesinas T » the DETSER ExcaVvarni Ent. 


Position Company 





HEREBY CERTIFY: 


xi l- That the Financial Statement of said Company» dated the Zy day 

3 of M mett » 19 987: now on file in the office of the 
Ecard of Fublic Works of the City of Fort Wayne: Indiana: which 
Financial Statement is by reference incorporated herein and made a 
part hereof, is a true and correct statement: and» accurately 
reflects the financial condition of said Company, as of the date 
hereof: and: 


2 That I am familiar with the books of said Companys <howing its 
financial condition and am authorized to make this Certificate on 
its behalf- 


ż DATEC lieg ZG fl- [ZET 


SUESCRIBED AND SWOSN to before me; a Notary Public, in and for said 





County and State: this /77dav of b LM 14 87. 


iż 
4 


-~ 


- 
, 
7 
Z 


NOTRRY PUBLIC 


Resident OF aT Chant yi IN 


My Commission Expires’ 


Lat b.. PGA 
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BILL NO. 37 00:11 
RRE SE TI TAE, AE IA 


CITY JUTIBETTIES 


REPORT OF THE COMMITTEE ON i 
A E ae E A A 


CLEY UTILITIES 


WE, YOUR COMMITTEE ON TO WHOM WAS 
ee 


REFERRED AN (ORDINANCE) (RESOKONKOR). approving the Water 


Contract 87-XP-1, Hovevel Road (McKinnie Ave. Ext.) to Mever 
Rd. Water Main Extension, between Setzer Excavating, Inc., and 


the Citv of Fort Wavne, Indiana, in connection with the Board of' 


Public Works and Safetv 
E A 
TA i a A RI E TR 
A La ar ae EC SA A ONE 








* HAVE HAD SAID (ORDINANCE) ( RESOL RIRIN UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 





(RESOMXRKOM) 
YES NO 
CHARLES B. REDD 
CHAIRMAN DA EE AIR ay 
PAUL M. BURNS 
VICE CHAIRMAN ERRE a 


THOMAS C. HENRY 


BEN A. EISBART 








CONCURRED ‘IN £ PEP rd SANDRA E. KENNEDY 
CITY CLERK 


